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ACTION TRSE-00 

INFO OCT-01 EA-10 ISO-OO NEA-09 10-10 H-02 L-02 PRS-01 

PA-02 USIA-15 SP-02 AID-05 EB-07 NSC-05 RSC-01 

CIEP-02 SS-15 STR-04 OMB-Ol CEA-01 CIAE-00 FRB-01 

INR-07 NSAE-00 XMB-04 OPIC-06 LAB-04 SIL-01 /118W 

076273 

P 290753Z JAN 75 

FM AMEMBASSY MANILA 

TO SECSTATE WASHDC PRIORITY 199 

USDOC WASHDC PRIORITY 

INFO AMEMBASSY BANGKOK PRIORITY 

AMEMBASSY VIENTIANE PRIORITY 

UNCLAS MANILA 1268 

USADB 

E.O. 11652: NA 
TAGS: EAID, EFIN 

SUBJ: PRODUCT OPPORTUNITY - SECOND POWER TRANSMISSION 
SYSTEM EXPANSION (THAILAND) 

REF: STATE 236298 

1. REGRET DELAY IN PROVIDING FOLLOWING INFORMATION WHICH 
RESULTED FROM OVERSIGHT OF REFTEL WITHIN USADB. 

PROJECT. PROCEEDING ON SCHEDULE, PROVIDES FOR TRANSMISSION 
LINES TO RECEIVE POWER FROM NAM NGUM IN LAOS TO FEED INTO THAI 
POWER GRID. CONTRACT FOR INSTALLATION OF BAN CHAO NEN LINE 
(115 KV) WAS AWARDED IN 1974 AND MAJOR PROCUREMENT EXPECTED 
TO BE CONCLUDED BY MID-1975 PER TENTATIVE SCHEDULE AS FOLLOWS: 

BID ISSUANCE BID CLOSING 


A. SUBSTATION EQUIPMENT 
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POWER TRANSFORMER 
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(1 15 KV AND 230 KV 

TOTAL 500 MV A) 1 NOV 1974 15 JAN 1975 

ALUMINUM INGOTS 1ST QUARTER 

1975 

POWER CIRCUIT BRAKER 1 7 DEC 1974 3 MARCH 1975 

INSTRUMENT TRANSFORMER 1 ST QUARTER 

1975 

MAIN CONTROL BOARD 2ND QUARTER 

1975 


POWER CAPACITOR 12 NOV 1974 27 JAN 1975 

POWER AND CONTROL CABLE 2ND QUARTER 
1975 

B. SUBSTATION CONSTRUCTION (TURN-KEY BID) 


230 KV RANGSIT SUBSTATION 1ST QUARTER 
1975 

C. TRANSMISSION LINE CONSTRUCTION (TURN-KEY BID) 


115 KV NONGKHAI-NAKHON 
RATCHASIMA (360 KM.) JULY 1974 (AS 26 FEB 1975 
AMENDED ON 7 
JAN 1975) 

1 1 5 KV RAY ONG-CHANTABURI 1 ST QUARTER 

(115 KM.) 1975 

1 1 5 KV CHA AM-PRANBURI 1 ST QUARTER 

(55 KM.) 1975 

1 15 KV THALAN-SARABURI 1ST QUARTER 

(24 KM.) 1975 
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2. NO OUTSIDE CONSULTANTS HAVE BEEN ENGAGED FOR 
PROJECT. EXECUTING AGENCY IS EGAT. PRINCIPAL 
OFFICER TO CONTACT IS: 

MR. TONGROJANA POCHANART 
DEPUTY GENERAL MANAGER-TECHNICAL 

MAIL ADDRESS: RAMA IV BRIDGE, NONTHABURI 
THAILAND 
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CABLE: EGAT NONTHABURI, THAILAND 
SULLIVAN 


UNCLASSIFIED 


NNN 
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Film Number: D750032-0646 
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